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Proposal: 
December 28, 1956 25X1A 


STATEMENT OF WORK 
STUDY OF TAPE WRAP PROBLEM ON SYSTEMS 
1 AND 3 AIRBORNE RECORDER 


The Contractor proposes to supply all of the engineering, labor, 
facilities, and materials necessary to investigate the cause of 
faulty tape wrap in the Systems 1 and 3 Airborne Recorder and 
to do necessary experimental work to develop design changes to 


correct the problem. 


This work will be completed during December, 1956. 
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COST ESTIMATE 
STUDY OF TAPE WRAP PROBLEM ON SYSTEMS 
1 AND 3 AIRBORNE RECORDER 
25X1A 25X1A 
Labor . Hours Rate Amount 
Engineering 
Design and Drafting 
Shop 


Test and Inspection 


Overhead Expense at a 


Material 


General and Administrative 
Expense at 


TOTAL ESTIMATED COST 


FEE at QM 25x10 


TOTAL ESTIMATED COST INCLUDING FEE 
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